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P R 282039Z JUL 78 
FM SECSTATE WASHDC 
TO AMEMBASSY BRAZZAVILLE PRIORITY 
INFO AMEMBASSY ACCRA 
AMEMBASSY KINSHASA 


LIMITED OFFICIAL USE STATE 191168 

ACCRA FOR RCO, KINSHASA FOR RSO 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: CCC (TEMPORARY) 

REF: (A) BRAZZAVILLE 0638, (B) BRAZZAVILLE 0659, (C) 

STATE 143203, (D) ACCRA 5921 ,(E) BRAZZAVILLE 968. 

1 . OVER 7 WEEKS HAVE NOW PASSED SINCE DEPARTMENT RESPONDED 
TO POST RE PRICE AND TYPE OF STEEL PLATING FOR TEMPORARY 
COMMCENTER (SEE REFTEL C). HAS STEEL PLATING BEEN PROCURED 
ALONG WITH OTHER ITEMS MENTIONED PARA 1, REFTEL B? 

LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 STATE 191168 

2. RCO ACCRA HAS ADVISED IT IS DRAWING UP BILL OF MATERIALS 
TO BE SENT TO POST. FOR ACCRA: WHEN WILL MATERIALS BE ON 
SITE? 

3. DEPARTMENT ASSUMES THAT TEMPORARY COMMCENTER PROJECT 
CAN BEGIN ONCE ALL MATERIALS MENTIONED PARAS 1 AND 2 ABOVE 
ARE ON SITE AND SEABEE PERSONNEL CAN BE SCHEDULED. DOES 
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THIS AGREE WITH POST ASSESSMENT? 

4. ENGINEERING IS CURRENTLY IN PROCESS OF ORDERING UHF 
EQUIPMENT TO ESTABLISH BRAZZAVILLE/KINSHASA COMMUNICATIONS 
LINK VICE MICROWAVE. WHEN MORE EQUIPMENT DETAILS ARE KNOWN 
POSTS WILL BE ADVISED OF ALL NECESSARY PREPARATIONS RE- 
QUIRED FOR THE PRE-INSTALLATION PHASE. CURRENT ESTIMATE 

FOR INSTALLATION IS TARGETED FOR LATE JANUARY OR EARLY 
FEBRUARY 1979. 

5. COMPLETION OF THE TEMPORARY COMMCENTER WILL ALLOW 
THE INSTALLATION OF HW-28 CRYPTO EQUIPMENT, SO THAT POST 
CAN ASSUME CLASSIFIED TRAFFIC OPERATIONS USING PRESENT 
TELEX CAPABILITIES. THIS WILL ELIMINATE PRESENT NEED TO 
UTILIZE KINSHASA. HW-28 EQUIPMENTS WILL SHIPPED AS SOON 
AS TEMPORARY COMMCENTER READY. VANCE 


LIMITED OFFICIAL USE 
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